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E.O. 11652: N/A 
TAGS: BEXP, IB 

SUBJECT: LANG ENGINEERING: STATUS REPORT ON SUGAR PROJECT 

1. AMBASSADOR MET OCTOBER 24 WITH NEW LANG PRESIDENT RUSSELL CLOUGH 
AND MARIO WRIGHT, CHIEF LEGAL AND CONTRACTS OFFICER, AN ISC OFFICIAL 
ATTACHED TO LANG-CORAL GABLES. LANG STILL CONFIDENT OF OPENING PLANT 
NOVEMBER 18 AND SENT FORMAL LETTER TO GOIC ON OCTOBER 28 TENDERING 
PLANT FOR ACCEPTANCE BY SODESUCRE. AFTER FACTOR OPENING, LANG HAS 
CONTRACTUAL OBLIGATION FOR 54 MAN MONTHS OF START-UP SUPERVISION AT 
WHICH TIME SODESUCRE TAKES OVER COMPLETELY. CLOUGH MADE IT CLEAR 
THAT LANG INTENDS TO SEEK TH EXTENSION FROM 60,000 TON CAPACITY TO 
100,000 TONS. 

2. MARION WRIGHT IS RESPONSIBLE FOR FINAL ASPECTS OF CONTRACT, WITH 
PARTICULAR EMPHASIS ON COLLECTIONS. LANG HAS APPROXIMATELY DOLLARS 
500 TO 600,000 IN NEW EXTRA WORK ORDERS TO PRESENT SODESUCRE 

WHILE LANG INTENDS PROCEED WITH COLLECTIONS DIPLOMATICALLY, WRIGHT 
POINTS OUT THAT CLAUSE IN CONTRACT STIPULATES THAT IF CLIENT 
(SODESCURE) LATE IN PAYMENTS, ALL MONIES DUE ON CONTRACT CAN BE 
CALLED BY LANG. MESSRS. WRIGHT AND CLOUGH ARE CONFIDENT THAT THEY 
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WILL NOT NEED TO INVOKE THIS CLAUSE. SMITH 
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